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BILL NO. S-86-05-/ ر‎ 


SPECIAL ORDINANCE NO. S- JUPE 


AN ORDINANCE approving the Contract 
for Res. 860432-97 - Fairfield '86 
Curbs and Walks, by the City of Fort 
Wayne, Indiana, by and through its 
Board of Public Works and Safety and 
Hipskind Concrete, Inc. 
NOW, THEREFORE, BE IT ORDAINED BY THE COMMON COUNCIL OF 
THE CITY OF FORT WAYNE, INDIANA: 
SECTION 1. The annexed Contract for Res. #6043-86 - 
Fairfield '86, Curbs and Walks, by the City of Fort Wayne, by and 
through its Board of Public Works and Safety and Hipskind Concrete 
Inc., is hereby ratified, and affirmed and approved in all respect 
The work under said Contract requires: 
improvement by replacing curbs and 
sidewalks on Hoagland Avenue from 
Pontiac to Wildwood. This area is 
also known as Fairfield '86; 
the Contract price is Fifty Thousand Seventy-Nine and No/100 


Dollars ($50,079.00). 


SECTION 2.  Pxier—Approvalt Was-requested—from— Common 


copies of the Contract attached hereto are on file with the City 

Clerk, and are available for public inspection, according to law. 
SECTION 3. That this Ordinance shall be in full force 

and effect from and after its passage and any and all necessary 


approval by the Mayor. 


P 










Councilmember 


APPROVED AS TO FORM 
AND LEGALITY 





Bruce O. Boxberger, City Attorney 











Read the fi 
seconded by 
by title and refe d to tne Committee : 7 the Cit 
Plan Commission fo2r'Yecoccondasion) and Ju5l:- Hoaring LO, DG hold actor 
due legal notice, at the Council Chambers, City-County Building, Fort Wayn 
Indiana, on the 

19 


r r 
DATE: e EE A i 
SANDRA E. KENNEDY, CITY CLERK x 
Read the thizû time in full and on motion by J 
seconded by Cres? , and duly a og pla on its 


passage. PASSED (LOST) by the following vote: 












» 
K‏ 
تا 
م۵ 


NAYS ABSTAINED ABSENT "PO WS 





TOTAL VOTES 
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GiaQUINTA 
HENRY 
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DATE: udi pe prom Z Fa mm 


SANDRA E. Pa 20 ۶ 70ھ‎ we 


۰۴۷۰۸۳۴ 
| 





Passed and adopted by the Common Council of gu City 62770767 


Wayne, Indiana, as 2 r ui 
(SPECIAL) (ZONING MAP) ORDINANCE  ( NO. AL e i 


on the X ہے ر‎ day of Fr 19 eu , 













ATTEST: : (SEAL) 


LU‏ ہم رہ 


SANDRA E. WR E CITY CLER PRESIDING OFF CER 


Ro 








Presented by me to the wae of the City of.Port pre Indiana, 


on the cod Pe نے‎ lias MT ای سا‎ E 19 Pa 


at the hour of A de o'clock : HE 7 mue 
x ہمہ سر‎ E 0E مھ‎ fa vt. e 


SANDRA E. KENNEDY. CITY GE En. KENNEDY, CITY CLERK 


Approved and signed by me this zT day of ae : 
at 3.2 Ree 


19 , at the hour of o'clock M. ts یں بات‎ 





WIN MOSES, JR., MAYOR 


Minority Business Enterprise (MBE) is a business of 
which at least 51% is owned and controlled by minority group 
nembers. ("Minority" means Black, Hispanic, American Indian, 
Asian, Pacific Islander, and Alaskan Native). The minority 
owners must exercise actual day-to-day management, as well as 
actively participate in management and policy decisions affecting 
the business. The contribution of capital, equipment or exper- 
tise made by the minority owners must be real, substantiated and 
documented. 


Women Business Enterprise (WBE) is a business of which 


at least 51% is owned and controlled by women. The women owners 
must exercise actual day-to-day management, as well as actively 
participate in management and policy decisions affecting the 
business. The contribution of capital, equipment or expertise 
made by the women owners must be real, substantiated and docu- 
mented. 


The contract for which this proposal/bid is prepared 
is governed by the MBE/WBE Ordinance. This form must be com- 
pleted in order to be responsive to this 78/۰ If the 
participation goal of 7$ for MBE and 2% for WBE are not met or 
exceeded in your bid or proposal, the reasons for this failure 
and reasonableness and good faith of efforts to meet this goal 
shall be evaluated in determining whether the bidder/offeror is 
responsible. 


A list of possible MBE/WBE contractors/suppliers are on 
file in the Compliance Office, Room 800, City-County Building, 
for Contractor review. 


THE FOLLOWING IS THE UNDERSIGNED'S COMMITMENT TO THE MBE/WBE 
GOALS OF THE CITY FOR WORK DONE PURSUANT TO THIS CONTRACT: 


E. The undersigned firm certifies that it is an 
MBE/WBE Contractor (cross out inapplicable pro- 
vision). 


For MBE specify percentage of minority ownership 
i. 





For WBE specify percentage of women ownership 
i. 





B. The undersigned certifies that they are a joint 
venture in which the following (MBE/WBE) firm 
(cross out inapplicable provision) 

is a joint venture partner. 


O.C. 12/84 9 
B.O. W. Fed 


for the 


The MBE/WBE firm (cross out inapplicable pro- 


vision) shall have $ participation (em- 
ployees) $ participation (costs) in this 
project. 


Specify the percentage of minority/women ownership 
in the MBE/WBE firm % (cross out inappli- 
cable provision). 


The undersigned commits / ¥ of the total bid price 
as a subcontract to minority business enterprise parti- 
cipation. The MBE firms which are proposed as subcon- 
tractors are the following: 


Name of Firm Address Type of Work 

1. J£ Ww *£. meag AsphAlT 

کے ہھ رم۸ خع 2و مع مر .2 

۰ رکید‎ Semey TEL DUI 
The undersigned commits oœ $% of the total bid price 
as a subcontract to women business enterprise particip- 


ation. The WBE firms which are proposed as subcont- 
ractors are the following: 


Name of Firm Address Type of Work 
l. STATE wD Roem Og 

2.5 im LAA IS CAPE 

3. 


(Complete (1) and (2) below if participation goals 
of 7% MBE and 2% WBE have not been met) 


1.My Company cannot meet the participation goals 


following reasons: 


25 We have taken the following steps in an 


attempt to comply with these participation goals: 


(attach additional sheets as necessary) 


Contractor Al 2 SK. 0۵ Co cer Contractor 


at. ٦ اھ‎ te گھت‎ Nam. By 


By 

Its [ey peT Its 
O.C. 12/84 I- 6 
B.O. W. Fed 


Eia رسک‎ oa ULL IC aas Rma نید مسارم‎ Ld dcm i MALAE A e کوک و امت کات‎ Lk NR eR 


14. Minority/Female Hourly Employment Requirements. 

The City's policy is to encourage a greater utilization of 
minority and/or female employees in City construction projects. 
The Board of Works has, therefore, adopted a minimum goal of 17$ 
of the total work hours on each project. to be expended by 
minority and/or female employees. ("Minority" shall inciude: 
Blacks, Hispanic, Asian, Pacific Islander, American Indian or 
Alaskan Native.) 


The bidder shall state in "A" below the percentage of total 
work hours which the bidder and his subcontractors will employ 
and utilize women and minority employees on this project. If 
a contract is awarded as a result of this bid, the percentage 
figure set forth in "A" shall become contractually binding on 
the bidder. The successful bidder will also be required to 
prepare reports for the City demonstrating compliance with 
this percentage and will allow city officials access to his 
records, facilities and work site and to those of his subcon- 
tractors to determine compliance. 


The bidder must fill in the required blanks in this clause in 
order to be responsive to this IFB. If the bidder does not 
meet or exceed the hourly utilization goal of 17$ minority/ 
female participation, the reasons for this failure and reasona- 
bleness and good faith of efforts to meet this goal shall be 
evaluated to determine whether the bidder is responsible. 


THE FOLLOWING IS THE UNDERSIGNED'S COMMITMENT TO MINORITY/FEMALE 
HOURLY UTILIZATION. 

A. The undersigned firm certifies that it will employ 
and utilize minorities and females and will ensure that its 
subcontractors employ and utilize minorities and females so 
that minorities and females will work at least /7% of the total 
hours worked on this project. 


B. Complete (1) and (2) below if the hourly utilization 
figure set forth in "A" is less than ۰ 


I. My Company and its subcontractors cannot meet 
the 17% minimum hourly utilization figure for the 
following reasons: 





0C. 12/84 l 92:4 
B.O. W. Fed 


2. My Company has taken the following steps in an 
igo to comply with the 17$ hourly utilization 
figure: 








(attach additional sheets if necessary) 


Contractor HA LOS re AQ) Coire ETE 
Its Pre 02228 


15. NOTICE OF REQUIREMENT FOR AFFIRMATIVE ACTION TO ENSURE 
EQUAL EMPLOYMENT OPPORTUNITY, EXECUTIVE ORDER 11246. 


(Applicable to A11 Bids on Federally Assisted Procure- 
ment Contracts and Subcontracts in Excess of $10,000.00 


A The Offereor's or Bidder's attention is called 
to the "Equal Opportunity Clause and the "Standard Federal Equal 
Employment Specifications" set forth herein. 


B. The goals and timetable for minority and female 
participation, expressed in percentage terms for the Contractor's 
aggregate workforce in each trade on all procurement work in 
the covered area, are as follows: ) 





Goals for minority Goals for female 
Time- participation for each participation in 
Tables trade trade 
Insert goals for Insert goals for 
each year each year 
4.4 6.9 





These goals are applicable to all the Contractor's procurement 
work (whether or not it is Federal or federally assisted) 
performed in the covered area. If the contractor performs 
procurement work in a geographical area located outside of the 
covered area, it shall apply the goals established for such 
geographical area where the work is actually performed. With 
regard to this second area, the contractor also is subject to the 


O.C. 12/84 I- 8 
B.O. W. Fed 


CERTIFICATION OF NON-SEGREGATED FACILITIES 


Each bidder is required to submit with his bid a fully executed 
Certificate of Non-Segregated Facilities. 


CERTIFICATION OF NON-SEGREGATED FACILITIES 


The bidder certifies that he does not maintain or provide 
for his employees any segregated facilities at any of his 
establishments, and that he does not permit his employees to 
perform their services at any location, under his control, where 
segregated facilities are maintained. The bidder certifies 
further that he will not maintain or provide for his employees 
any segregated facilities at any of his establishments, and that 
he will not permit his employees to perform their services at any 
location under his control where segregated facilities are 
maintained. The bidder agrees that a breach of this certifi- 
cation will be a violation of the Equal Opportunity clause in any 
contract resulting from acceptance of this bid. As used in this 
certification, the term "segregated facilities" means any waiting 
rooms, work area, restrooms and washrooms, restaurant or dressing 
areas, parking lots, drinking fountains, recreation or entertain- 
ment areas, transportation, and housing facilities provided for 
employees which are segregated by explicit directive or are in 
fact segregated on the basis of race, color, religion, or 
national origin, because of habit, local custom, or otherwise. 
The bidder agrees that (except where he has obtained identical 
certification from proposed subcontractors for specific time 
periods) he will obtain identical certification from proposed 
subcontractors prior to the award of subcontracts exceeding 
$10,000 which are not exempt from the provisions of the Equal 
Opportunity clause, and that he will retain such certifications 
in his files. 


Note: The penalty for making false statements in offers is 
prescribed in 18 U.S.C. 1001. 


Date: ft 1996 A psu لہ‎ ۵ Ceo aera, Cue 


(Name of Bidder) 
By € 
Official Address (including 


ZIP code): Gis zos ہوبر‎ 
Title 


version 1:; 5/1/85 








ITEMIZED PROPOSAL CONTRACTOR: اع‎ PR ELE Covers, 
PROJGPAIRFPIELD'BG ا وو ا‎ eee STORE | als RS ENO MG 6043-8 
HOAGLAND AVE.-PONTIAC TO WILDWOOD 

ITEM | ITEM QUANTITY | UNIT UNIT COSTI AMOUNT 
NO. | | | ($) | ($) 
Re Removal 2160 |LF | ^ 40 | 2024 eo 
eer Type III Curb 1960 2d Fl 4.0 | / L SOF oo 
ہک‎ a رہ‎ 1470 DO pr 20 | z 27) o0 
CA RET Sidewalk 4" 10200 2 D | Nb C4 00 
MEG D Driveway 6" 138 لات‎ 7 oo | 7 A4 go 

" عیب رق کے سے‎ Tn 
uu reru 10 ja /4 | /$0 coo 
ÁN acm E o (Incl. Ramps) 1700 c E oec | 34.00 ec 
Ea tee Risers 20 A re CO | // 06 2 
eo Soil 80 un 8 eo | 240 oc 
a Ce 2000 RS EO | JODO eo 
gu ee Patching 2160 uL , 20 7 422 oo 
EU Catch Basin Type "I-c" T zd / 400 | /466 
e نے‎ Inlet Type (I-C) I DAE 460 | 7 
یر حور تک یت‎ ee میں‎ 
Me ra ۳7ن سی‎ EE m Au M m ND 
16. |RCP 12" Class IV 10 |LF 20 los Boe eo 


لم ۔ ہچجے ه بج ہہ ےجےژ ‏ ہ ہہ ہہس ا 


ا ا A‏ _—_— 


سس ہے 8 نمس LS Oe‏ سے 


———— A LLLÉIÉIÉLLLLILDLLIIÍILBILALAAA———————————————————— Fe M— | ےس ۔ے۔و۔سک حٹٹ سس‎ 


ہہ سے È‏ ہہ اأ ےآ 


O‏ ال ےآ 


خےثٹ ال ال ا oe‏ 


ا ال oe‏ 


ee ns Fe, 


| 





TOTAL: Do 79 oc 
Sheet Il of lI (QUU HERI SORT ES 


Note: Contractor will be paid on measured quantities only at unit price bid 


CERTIFICATION OF BIDDER/VENDOR 
rer e L TAD یرت اس انتج‎ 


The undersigned, on behalf of ور ٥6ے وم‎ 


| orp , does hereby make the following representations 


to the City of Fort Wayne, Indiana. 
WHEREAS, it is acknowledged that the Common Council 
of the City of Fort Wayne, Indiana, has passed an ordinance con- 
demning the apartheid policies of the country of South Africa; 
WHEREAS, Council's ordinance requires that all persons, 
firms or corporations Submits bids to the City, for goods and 
services, certify, as part of the bid, that such entity does not 


Support the policies of apartheid in South Africa. 


The undersigned states, on behalf of Ni peed 
له‎ CUR mithat dup M ما‎ (C JO : 
đoes not support or endorse the policy of apartheid in South Africa. 


IN WITNESS WHEREOF, this Certification has been signed 
this Fyr day of fer ea dL ; 19. 


(Name of Bidder/Vendor) 


< IDE ado BS is 09 iS 
(Name and Title of Person Signing) 


PAN E 


` NON-COLLUSION AFFIDAVIT 


The Bidder, by its officers and Mak ees Pe vm sê: C) 


م٭ہسژسے سے ہس و رس یا ہی ہی ہرس تی جو S‏ تک اھ اراس شی 
agents or representatives present at the time of filing this bid, being duly‏ 
sworn on their oaths, say that neither they nor any of them have in any vay,‏ 
directly or indirectly, entered into any arrangement or agreement with any other‏ 
bidder, or with any public officer of such City of Fort Wayne, Indiana, whereby‏ 
such affiant or affiants or either of them, has paid or is to pay to such other‏ 
bidder or public officer any sum of money, or has given or is to give such‏ 
bidder or public officer anything of value whatever, or such affiant or affiants‏ 
or either of them has not directly or indirectly, entered into any arrangement‏ 
or agreement with any other bidder of bidders, which tends to or does lessen or‏ 
destroy free competition in the letting of the contract sought for by the‏ 
attached bids, that no inducement of any form or character other than that which‏ 
appears upon the face of the bid will be suggested, offered, paid or delivered‏ 
to any person whomsoever to influence the acceptance of the said bid or awarding‏ 
of the contract, nor has this bidder any agreement or understanding of any kind‏ 
whatsoever, with any person whomsoever to pay, deliver to, or share with any‏ 


other person in any way or manner, any of the proceeds of the contract sought by 
this-bid. ; 





Subscribed and sworn to before me by - Gy juu a m 





this vase day of AAP Ree 


My Commission Expires: 








Notary Public ) | 
Resident of 4 Là Lac . County, IN 


Subscribed ard sworn to before me by 
this day of 











My Commission Expires: 
Notary Public 
Resident of County, IN 





س کے سم ——— 
CU d‏ مو کہ Go‏ کے مب سب کے GU GP‏ می کے UP‏ کے کے کے Mi‏ کے کے کے جم کے ap‏ کے کے m‏ کے QD‏ کے کے کے حت کے کے ہے کے کے کے CD OD Op GD‏ کے ub EEE‏ کت m‏ کے وص t € e o n‏ م e‏ —€ 


Subscribed and sworn to before me by 
this day of 





$ 18 : 





My Commission Expires: 
Notary Public ; 
Resident of County, IN 
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Contract No. 


Bond No 


Fidelity and Deposit Company 


HOME OFFICE OF MARYLAND BALTIMORE, MD. 21203 
BID BOND 


KNOW ALL MEN BY THESE PRESENTS: 


gl eto I eden Met E ا ا و‎ Le AE , as Principal, (hereinafter called the "Principal"), and 
the FIDELITY AND Drposir COMPANY OF MARYLAND, of Baltimore, Maryland, a corporation duly organized 
under the laws of the State of Maryland, as Surety, (hereinafter called the ‘‘Surety’’), are held and firmly bound 


pt City of Fort Wayne, Ft. Wayne, IN 


thé sub GEASS of Contractor’ s Maximum Bid Dollars (S oes eee ), 


for the payment of which sum well and truly to be made, the said Principal and the said Surety, bind ourselves, 
our heirs, executors, administrators, successors and assigns, jointly and severally, firmly by these presents. 


WHEREAS, the Principal has submitted a bid for Resolution 6043-86 


NOW, THEREFORE, if the Obligee shall accept the bid of the Principal and the Principal shall enter into 
a contract with the Obligee in accordance with the terms of such bid and give such: bond or bonds as may be 
specified in the bidding or contract documents with good and sufficient surety for the faithful performance of 
such contract and for the prompt payment of labor and material furnished in the prosecution thereof, or in the 
event of the failure of the Principal to enter into such contract and give such bond or bonds, if the Principal 
shall pay to the Obligee the difference not to exceed the penalty hereof between the amount specified in said 
bid and such larger amount for which the Obligee may in good faith contract with another party to perform 
the work covered by said bid, then this obligation shall be null and void, otherwise to remain in full force and effect. 


Signed and sealed this hrec a A VO SERD R OE 


Witness 





FIDELITY AND DEPOSIT COMPANY OF MARYLAND 





Surety \ , 
SN 
jj 
Byste 4p. t c MAE TSA (SEAL) 
Witness Terrence J. Ward At#@ltney-in-Fact 


C325d—150M, 
Approved by The American Institute of Architects, 
A.L.A. Document No, A-310 February 1970 Edition. 


The FIDELITY AND DEPOSIT COMPANY OF MARYLAND 
E 7a D) FIDELITY AND DEPOSIT COMPANY 


Companies HOME OFFICES: BALTIMORE, Mp. 21203 


Performance Bond 


KNOW ALL MEN BY THESE PRESENTS: 


Thats... HIPRSKIND.CONCRETE.CORP.,.5502.Mason-Dr..,.Ft...Wayne,..IN 


Here insert the name and address or legal title of the Contractor) 
Eel der TM Mu C EAM om سو‎ or Mas pt iT e P as Principal, hereinafter called Principal, 


CPDRyN S Mec. LR , a corporation of the State of Maryland,‏ س0س CARA‏ ہش ںہ 
(Here insert the name of the Surety)‏ 


with its home office in the City of Baltimore, Maryland, U.S.A., as Surety, hereinafter called Surety, are held 
and firmly bound unto ............ City Of Fort Wa9ne, Port Wayne,- INe. O teres 


(Here insert the name and address or legal title of the Owner) 
as Obligee, hereinafter called Owner, for the use and benefit of claimants as hereinbelow defined, in the 


amount of ... Fifty thousand eight hundred. sixty..two.dollars..and.no/100.. 


(Here insert a sum equal to at least one-half of the contract price) 


Dollars ($...30,862.00.......... ), for the payment whereof Principal and Surety bind themselves, 


their heirs, executors, administrators, successors and assigns, jointly and severally, firmly by these presents. 


(Here insert full name, title and address) 


which contract is by reference made a part hereof, and is hereinafter referred to as the Contract. 


NOW, THEREFORE, THE CONDITION OF THIS OBLIGATION is such that, if Contractor shall 
promptly and faithfully perform said contract, then this obligation shall be null and void; otherwise it shall 
remain in full force and effect. 


The Surety hereby waives notice of any alteration or extension of time made by the owner. 


Whenever Contractor shall be, and declared by Owner to be in default under the Contract, the Owner 
having performed Owner's obligations thereunder, the Surety may promptly remedy the default, or shall 
promptly " 

(1) Complete the Contract in accordance with its terms and conditions, or 


(2) Obtain a bid or bids for completing the Contract in accordance with its terms and conditions, and 
upon determination by Surety of the lowest responsible bidder, or, if the Owner elects, upon determina- 
tion by the Owner and Surety jointly of the lowest responsible bidder, arrange for a contract between such 
bidder and Owner, and make available as work progresses (even though there should be a default or a suc- 
cession of defaults under the contract or contracts of completion arranged under this paragraph) sufficient 
funds to pay the cost of completion less the balance of the contract price; but not exceeding, including 
other costs and damages for which the Surety may be liable hereunder, the amount set forth in the first 
paragraph hereof. The term "balance of the contract price," as used in this paragraph, shall mean the total 
amount payable by the Owner to Contractor under the Contract and any amendments thereto, less the 
amount properly paid by Owner to Contractor. 


"Any suit under this bond must be instituted before the expiration of twenty-five (25) months from the 
date on which the right of action accrues, but if this provision is prohibited by any law, then it shall be 
deemed to be amended so as to be equal to the minimum period of limitation allowed by such law." 


No right of action shall accrue on this bond to or for the use of any person or corporation other than the 
Owner named herein or the heirs, executors, administrators or successors of Owner. 


Signed and sealed this... euge ا‎ acts day of ......... cis Sg ا ا‎ ec sae A. D. 19.86. 


In the presence of: 


O FIDELITY AND DEPOSIT COMPANY OF MARYLAND 


O FIDELITY AND DEPOSIT COMPANY 
' Surety ا‎ 





22 AT 7 


C309(TX) 
Approved by The American Institute of Architects, A.I.A. Document 
No. A-311 February 1970 Edition 


٦ 
* 


The FIDELITY. AND DEPOSIT COMPANY OF MARYLAND 
FIDELITY AND DEPOSIT COMPANY 


Companies 
Home OFFICES: BALTIMORE, Mp. 21203 


Labor and Material Payment Bond 


Note: This bond is issued simultaneously with Performance Bond in favor of 
the owner conditioned on the full and faithful performance of the contract. 


KNOW ALL MEN BY THESE PRESENTS: 
وہ‎ HIPSKIND CONCRETE CORP., 5502 Mason Dr., Ft. Wayne, IN 


(Here insert the name and address or legal title of the Contractor) 


ae ee eH RE m Xie BEF hw E eE EUN DE as Principal, hereinafter called Principal,‏ ا ا 


and ed eu e کش لھا لا کے‎ pr ا ا‎ Ce r MEUM era ET , a corporation of the State of Maryland, 
(Here insert the name of Surety) 


with its home office in the City of Baltimore, Maryland, U.S.A., as Surety, hereinafter called Surety, are held 


and firmly bound unto 





(Here insert the name and address or legal 


as Obligee, hereinafter called Owner, for the use and benefit of claimants as hereinbelow defined, in the 


AMOUR EOT Fifty thousand eight hundred sixty-two dollars 





le of the Owner) 





(Here insert a sum equal to at least one-half of the contract price) 


Dollars ($..... 30,862.00 . ... ), for the payment whereof Principal and Surety bind themselves, 
their heirs, executors, administrators, successors and assigns, jointly and severally, firmly by these presents. 
WHEREAS, Principal has by written agreement dated ....................... APE LE AA 0 19....86, 


entered into a contract with Owner for Resolution..6043-86..Curbing..and..sidewalks..... 


(Here insert full name, title and address) 


which contract is by reference made a part hereof, and is hereinafter referred to as the Contract. 


NOW, THEREFORE, THE CONDITION OF THIS OBLIGATION is such that, if Principal shall promptly make payment to all 
cclaimants as hereinafter defined, for all labor and material used or reasonably required for use in the performance of the Contract, 
then this obligation shall be void; otherwise it shall remain in full force and effect, subject, however, to the following conditions: 

1. A claimant is defined as one having a direct contract with the Principal or with a sub-contractor of the Principal for labor, 
material, or both, used or reasonably required for use in the performance of the contract, labor and material being construed to 
include that part of water, gas, power, light, heat, oil, gasoline, telephone service or rental equipment directly applicable to the 
Contract. 

2. The above named Principal and Surety hereby jointly and severally agree with the Owner that every claimant as herein 
defined, who has not been paid in full before the expiration of a period of ninety (90) days after the date on which the last of such 
claimant's work or labor was done or performed, or materials were furnished by such claimant, may sue on this bond for the use of 
such claimant, prosecute the suit to final judgment for such sum or sums as may be justly due claimant, and have execution there- 
on. The Owner shall not be liable for the payment of any costs or expenses of any such suit. 

3. No suit or action shall be commenced hereunder by any claimant: 

(a) Unless claimant, other than one having a direct contract with the Principal, shall have given written notice to any two 
of the following: The Principal, the Owner, or the Surety above named, within ninety (90) days after such claimant did or 
performed the last of the work or labor, or furnished the last of the materials for which said claim is made, stating with sub- 
stantial accuracy the amount claimed and the name of the party to whom the materials were furnished, or for whom the work 
or labor was done or performed. Such notice shall be served by mailing the same by registered mail or certified mail, postage 
prepaid, in an envelope addressed to the Principal, Owner or Surety, at any place where an office is regularly maintained for 
the transaction of business, or served in any manner in which legal process may be served in the state in which the aforesaid 
project is located, save that such service need not be made by a public officer. 

(b) After the expiration of twenty-five (25) months following the date on which Principal ceased work on said Contract, it 
being understood, however, that if any limitation embodied in this bond is prohibited by any law controlling the construction 
hereof such limitation shall be deemed to be amended so as to be equal to the minimum period of limitation permitted by such 
law. 

(c) Other than in a state court of competent jurisdiction in and for the county or other political subdivision of the state in 
which the project, or any part thereof, is situated, or in the United States District Court for the district in which the project, or 
any part thereof, is situated, and not elsewhere. 

4. The amount of this bond shall be reduced by and to the extent of any payment or payments made in good faith hereunder, 
inclusive of the payment by Surety of mechanics' liens which may be filed of record against said improvement, whether or not claim 
for the amount of such lien be presented under and against this bond. 


Signed and sealed this ......24 £D... day of نل‎ ABELL e x sou, A. D. 19...86. 


In the presence of: 






AN (SEAL)‏ لی E‏ ا لمت EMI COLLECT‏ ا ا 
Principal‏ 
E M ee ere MP EU PC E n UU So, A (SEAL)‏ 
Title‏ 
O FIDELITY AND DEPOSIT COMPANY OF MARYLAND‏ 
O FIDELITY AND DEPOSIT COMPANY Ex‏ 
Surety 2 j‏ 
^a‏ 
Ard Vy‏ — 
By sel Bate LI NII 1‏ 
Attorney-In-Fact Tile y‏ 
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ACCEPTANCE OF BID/AWARD OF CONTRACT 


City of, Fort Wayne 
Board of Public Works 





j EL 
Admn .* ۸0۰ 


TITLE OF ORDINANCE Contract for Res. 6043-86 - Fairfield '86 (curbs & walks) 
eus dE dl LE کک کک‎ 


DEPARTMENT REQUESTING ORDINANCE Board of Public Works & Safety 





SYNOPSIS OF ORDINANCE Contract for Res. 6045-86 is deemed necessary to improve by 





replacing curbs and sidewalks on Hoagland Avenue from Pontiac to Wildwood. 








This area also known as Fairfield '86. Hipskind Concrete, Inc., is Contractor. 


PRXIOR—APPROVAL—REQUESTED NE ور جم‎ 

















__ .رر رہہ ںںہ۔۴؟ۂ'؛ س 


ee 


EFFECT OF PASSAGE Improvement of curbs and walks at above area. 
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E N N ا ا‎ EE eH O O I aa GT cn TURO RE E 
EFFECT OF NON-PASSAGE 


ج 


E EE aeRO LNG e ا ا‎ Doer حا اک ا‎ E GO O ا‎ O ا‎ 
MONEY INVOLVED (DIRECT COSTS, EXPENDITURE, SAVINGS) $50.079.00 


—————————————————————— 


——————————————————————————————————————————————————- 
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BILL NO. S~ 86-05-2 


REPORT OF THE COMMITTEE ON PUBLIC WORKS 
s ONSE یک‎ cts رو‎ ink NONI MERC A OE 
WE, YOUR COMMITTEE ON PUBLIC WORKS TO WHOM WAS 
LM E NE RUNG C ا‎ d 
REFERRED AN (ORDINANCE) ) 75782700707 approving the Contract -> 
ab m RM ا‎ DM N Dh 
for Res. #6043-97 - Fairfield '86 Curbs and Walks, by the City of 
Fort Wayne, Indiana, by and through its Board of Public Works and 


Lo Qu. ME. eS TEC UP qm cr Miren Ped 
Safety and Hipskind Concrete, Inc. í 
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LEAVE TO REPORT BACK TO THE COMMON COUNCIL THAT SAID (ORDINANCE) 












THOMAS C. HENRY 
CHAIRMAN WIE CUu EE So Re a 


DONALD J. SCHMIDT 
VICE CHAIRMAN i a نہ‎ CO SERRE Es ESL 


MARK E. GiaQUINTA 


Ame «x 2240 CHARLES B. REDD 


CONCURRED IN لے- کہ‎ 7-5 SANDRA E. KENNEDY 
CITY CLERK 





